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CONFIDENTIAL STATE 173675 

E.O. 11652: GDS 

TAGS: NATO, ETEL, MARR 

SUBJECT: COOPERATION BETWEEN NICSMA AND NATIONAL 
AUTHORITIES ON CIVIL WORKS, SITE FACILITIES 
AND OTHER RELATED REQUIREMENTS 

REF: A) USNATO 3828, B) NICSMA/HB(75)20 DATED 

FEBRUARY 8, 1975 

FOLLOWING ARE 'S COMMENTS ON REF B: 

ARTICLE 2 

PARA 1C. CHANGE TO READ "HOLD PRE-BID AND/OR PRE-DESIGN 
CONFERENCES AS REQUIRED." REASON: TO PROVIDE FOR PRE- 
DESIGN AS WELL AS PRE-BID CONFERENCE. 
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PARA 3. CHANGE "...EVALUATION OF THE BIDS..." TO 
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"EVALUATION OF PROJECT COSTS DERIVED FROM BIDS." REASON: 

CLARITY. 

PARAS 4 AND 5. AGREE THAT ACTIONS CITED ARE THE RESPONSI- 
BILITIES OF THE HOST NATION. HOWEVER, SOURCE OF FUNDING 
FOR THESE OBLIGATIONS SHOULD BE DETERMINED TO BE HOST 
NATION'S OR NATO'S ON CASE-BY-CASE BASIS. 

PARA 6. BECAUSE U.S. LACKS AUTHORITY TO AGREE IN ADVANCE 
TO INDEMNIFICATION, WE WOULD PREFER DELETION OF THIS 
PARAGRAPH. INDEMNIFICATION CLAIMS, IF ANY, WOULD BE 
HANDLED ON AN AD-HOC BASIS. 
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